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DPD-0167 -62 
Contract No. HF-AP-19k0 
Amendment No. 4 


The Firewel Company, Inc. 10 JAN 1961 


3685 Broadway 
Buffalo, New York 


Gentlemen: 


1. This document constitutes Amendment No. 4 to Contract No. 
HF-AF-1940 between The Firewel Company, Ine. and the United States 
Government. 


2. Pursuant to the clause of this contract entitled "CHANGES" 
and mutual agreement between the parties hereto, the contract is 
hereby further amended as follows: 


The first sentence of Paragraph 3 in PART II, CONSIDERATION 
AND PAYMENT, of the contract schedule a6 amended by Amendment No. 3 is 
deleted and the following is substituted therefor: 


Inception thru 30 June 1959 $ 5,877.13* 
1 July 1959 thru 30 June 1960 15,793. 33* 
1 July 1960 thru completion 16,474. 85% 


*Final amounts. 


3. All other terms, conditions and requirements of Contract No. 
HF-AP-1940, as amended, remain unchanged. 


4, Please indicate your receipt and acceptance of this Amendment 
No. 4 to Contract No. HF-AP-1940 by executing the original and two copies 
of this Amendment. Return the fully executed original and one copy to the 
undersigned and retain the remaining copy for your files. 


very truly yours, 


ACKNOWLEDGED AND ACCEPTED 
THE FIR COMP. Cc. 


BY 
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